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UNCLASSIFIED 

PAGE 01 TEGUCI 05990 032054Z 
ACTION ARA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

032341Z 059349 /73 

R 30171 1Z JAN 77 
FM AMEMBASSY TEGUCIGALPA 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 5367 

UNCLAS TEGUCIGALPA 5990 

E.O. 11652: N/A 
TAGS: BEXP 

SUB J : FOCEIGN GOVERNMENT TENDER 

1. 215/01/T005 

2. 122976 

3. M. KROMHOUT 

4. 215 HONDURAS 

5. N 

6A. WRITE TO - 

6B. ROBERTO ROMERO LARIOS, DIRECTOR GENERAL 
6C. DIRECCCION GENERAL DE CAMINOS 
MINISTERIO DE COMUNICACIONES, OBRAS PUBLICAS Y 
TRANSPORTE 
BARRIO LA BOLSA 
TEGUCIGALPA, D.C., HONDURAS 

7. N.A. 

8. 021877 10. AM 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 TEGUCI 05990 032054Z 

9. 201 

10. PROPOSAL. 

99164XX-65000. INVITATION TO BID ON CONSTRUCTION 
OF 157 KILOMETERS OF HIGHWAY BETWEEN TEGU CIGALPA- 
JUTICALPA - CATACAMAS. DIVIDED IN FOLLOWING 


Message Text 
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SECTIONS: 

SECTION II TALANGA-GUIMACA 37.14 KMS. 

SECTION III GUIMACA - RIO GUAYAPE 33.88 KMS.O 
SECTION IV RIO GUAYAPE 
- IUTICALPA 47.67 KMS. 

SECTION V JUTICALPA - CATACAMAS 38.30 KMS. 

FOLLOWING ARE APPROXIMATE QUANTITIES OF PRINCIAPL 
WORK TO BE PERFORMED: 

SECTION II TALANGA - GUAIMACA: 37.14 KMS. 

DESCRIPTION QUANTITY UNIT 

EXCAVATION 900,200.00 CUBIC METERS 

SUB-BASE 53.213.00 CUBIC METERS 

SECTION II TALANGA- GUAIMACA: 37.14 KMS. 

BASE 71,561.00 CUBIC METERS 

ASPHALTIC CONCRETE PAVEMENT 256,660.00 SQUARE METERS 
CLASS A REINFORCED CONCRETE 409.48 CUBIC METERS 
REINFORCING STEEL 59,562.50 KILOGRAMS 

SEWAGE PIPE 2,986.00 LINEAR METERS 

STRUCTURAL EXCAVATION 1,816.00 CUBIC METERS 

ALSO EXPANSION OF FIVE EXISTING BRIDGES AND CONSTRUCTION 
OF BRIDGES OVER TALANGA AND ROSARIO RIVERS (16-17 KILO- 
METERS). 

SECTION III GUAIMACA - RIO GUAYAPE: 33.88 KMS. 

UNCLASSIFIED 

UNCLASSIFIED 
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EXCAVATION 1,552,150.00 CUBIC METERS 

SUB-BASE 42,609.00 CUBIC METERS 

BASE 67,811.00 CUBIC METERS 

ASPHALTIC CONCRETE PAVEMENT 236,687.00 SQUARE METERS 
CLASS A REINFORCED CONCRETE 1,632.54 CUBIC METERS 
REINFORCED STEEL ZS 231,620.00 KILOGRAMS 

SECTION III GUIMACA - RIO GUAYAPE: 33.88 KMS. 

SEWAGE PIPE 3,924.00 LINEAR METERS 

STRUCTURAL EXCAVATION 681.00 CUBIC METERS 

ALSO CONSTRUCTION OF BRIDGE OVER GUAYAPE RIVER WITH SPAN 
OF APPROXIMATELY 100 METERS. 

SECTION IV RIO GUAYAPE - IUTICALPA: 47.67 KMS 

EXCAVATION 1,257,261.00 CUBIC METERS 

SUB-BASE 120,000.00 CUBIC METERS 

BASE 69,000.00 CUBIC METERS 
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ASPHALTIC CONCRETE PAVEMENT 324,300.00 SQUARE METERS 
CLASS A REINFORCED CONCRETE 1,233.00 CUBIC METERS 
REINFORCED STEEL 127,306.00 KILOGRAMS 

SEWAGE PIPE 4,933.00 LINEAR METERS 

STRUCTURAL EXCATATION 1,777.00 CUBIC METERS 

SECTION V JUTICALPA CATACAMAS: 38.3 KMS. 

EXCATION 723,000.00 CUBIC METERS 

SUB-BASE 70,000.00 CUBIC METERS 

BASE 63,360.00 CUBIC METERS 

DOUBLE ASPHALT-TREATED 

PAVEMENT 281,600.00 SQUARE METERS 

CLASS A REINFORCED CONCRETE 1,325.00 CUBIC METERS 
REINFORCED STELL 215,100.00 KILOGRAMS 

SEWAGE PIPE 4,276.00 LINEAR METERS 

STRUCTURAL EXCAVATION 14,945.00 CUBIC METERS 

UNCLASSIFIED 

UNCLASSIFIED 
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MASONRY 2,820.00 CUBIC METERS 

10. TENDER FINANCED WITH WORLD BANK LOAN FOR $50 MILLION 
AND REMAINING $15 MILLION WITH GOH FUNDS. PLANS AND BID 
DOCUMENTS AVAILABLE FROM ADDRESS IN 6C. FOR 250 LEMPIRAS 
(US$125), PER SET. U.S. FIRMS SHOULD HAVE PREQUALIFIED 
AND REGISTERED IN HONDURAN COLLEGE OF CIVIL ENGINEERS. 
BECKER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 30-Jan-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977TEGUCI05990 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770002-0555 

Format: TEL 

From: TEGUCIGALPA 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 97701 84/aaaacvlt. tel 

Line Count: 147 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 27d6e4dd-c288-dd11-92da-001cc4696bcc 

Office: ACTION ARA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 3 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 14-Sep-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3671068 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER 
TAGS: BEXP 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/27d6e4dd-c288-dd11-92da-001cc4696bcc 
Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
22 May 2009 
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